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BILL NO. S-87-0L- J YZ 8 
SPECIAL ORDINANCE NO. ре d 


AN ORDINANCE approving the Contract 
for Improvement Resolution #6065-86, 
Walks & Curbs, 1986 Bond Issue, 
Phase II, McKinnie Avenue, between 
Hipskind Concrete Corporation and 
the City of Fort Wayne, Indiana, 

in connection with the Board of 
Public Works and Safety. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the Contract for Improvement Resolu- 
tion #6065-86, Walks & Curbs, 1986 Bond Issue, Phase II, McKinnie 
Avenue, by and between Hipskind Concrete Corporation and the 
City of Fort Wayne, Indiana, in connection with the Board of 
Public Works and Safety, for: 

construction for the following: 

Phase A: New Sidewalks and curbs 

on McKinnie Avenue from Avondale 

Drive East to Smith Street (Both 

Sides). Phase B: New Curb on 

McKinnie Avenue from the alley 

west of Robinwood East to Holton 

Avenue (North Side Only). Phase C: 

New Walk on McKinnie Avenue from 

Anthony Blvd. East to the West 

property line of McMillan Park 

(North Side Only); 
the Contract price is One Hundred Sixty-Six Thousand Five Hundred 
Thirty-Eight and 25/100 Dollars ($166,538.25), all as more particu 
larly set forth in said Contract, which is on file in the Office 
of the Board of Public Works and Safety and, is by reference 
incorporated herein, made a part hereof, and is hereby in all 
things ratified, confirmed and approved. Two (2) copies of said 
Contract are on file with the Office of the City Clerk and made 
available for public inspection, according to law. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 


Bruce 0. io SEES City Attorney 











Read the fist time in full and оп motion by аы 


Seconded Бу ғ. апа р, ad,tne second tim: 
by title алд reterted to ene Committee 









РЕС боси ан An. он сосопшепвавосптп) аза DSi: Honring CO Бө пада after 
due legal notice, at tha Council Chamber y ing, Fort Wavr 
InGiana, on 





day of 


129 P dt dd pla 
DATE: £9 ае ААРА 8 Keely 


E. KENNEDY, CITY CLERK 













Кеас-ересЕна time in full and on motion by^ С те 
seconded by , and duly adopted, Dlaced on it 




















passage. PASSED (108%) by the following vote: 

AYES NAYS ABSTAINED ABSENT TO-WIT: 
TOTAL VOTES е 522% Aid 
BRADBURY EE xu EA 
BURNS __— 27388. | 
EISBART DES аА SUN MEME QUOS 
GiaQUINTA dde. aa: се ум 
HENRY NI. Е ЫД RM ыг 
REDD "ger es 
SCHMIDT PM Бары? < 
STIER acr. Eta | | 





TALARICO Fu қ F 
DATE: Qu cw JG =. 


SANDRA Е. KENNEDY, CITY CLERK 





Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION) {APPROPRIATION} —{ GENERAL ) 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. MA E 


on the КОС? zu day of 2. ее 219 a A 


ATTEST? a Пик 
SANDRA E. KENNEDY, CITY CLERK | PRESIDING OFFICER 


Presented by me to the duas ОБЕ City of Fort Wayne, Indiana, 


on the Ua. th day of пета „ЊЕ 
E шет eg УС а 


at the hour of pr 52:0 o'clock Жер 


SANDRA Е. KENNEDY, CITY CLER 
Approved and signed by me this // 5 QUE Bey gt Et EO aia | , 

19 £1 , at the hour of o'clock «Ms, ES... 
WIN MOSES, JR., MAYOR | 
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DUAKD'Ur FUBLAIL WORKS AND SAFETY Page l of 
5 INVITATION РСЕ BIDS/AWARD OF CONTRACT* > 


| 2 (Non-Federally Assisted Construction) | 
PROJECT; МСКІММІЕ AVENUE RESOLUTION $ 6065-85 


1986 BOND ISSUE 


CONTENTS 


Check if contained Pages 


[зеш Ати ee ммен Сри еке 

ERN рату ee о ни 
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Еа ан р ес ge ems (Ttemized Proposa 
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ne ee 87 27 улс 0305 


DDLOVenmern е сс) OI 


ATTACHMENTS 


er: aera: ла Door sion Affida 

ЖЕЛБЕЛЕ “иман We ee es oe 
Хо ДУ a 17. Fe ee 

сн ДА ыы 7 нови Брет енсе QuestlonfAirs  À 
«ККЖ Plan "ала Equipment Questionnaire 
|_____-_--_____-. rmm ii Be aR ae, 
оз. дот з= 2, FS See Еїлапста! eee 
PX Prevailing Wage Scale - State of Indiana 

i : Payment Bond 

Warranty Bond 


lon о Bidder? (uation on Anti-Apar eid 


Discount TET Ta ERR Y prompt payment WM RETE STET Calendar i 20 Calendar 47” 30 Са1елдаг es aeo 















оош eee of Amendments | Amendment No. | Date | No. Date Amendment No. | Date 
(See General Provisions Clause) о i 
EDESA ) 
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BID SUMITTED ACCEPTANCE OF BID/AWARD OF CONTRACT 


> с ГАРУ; ДКга у Coycecte. _ Доба ^__Сысесь _ 
Its Gk E Si ОЕ aT 








Offer { a nen 
Date | у 3 
Bidder agrees to keep bid open for City of Fort e : 
acceptance for ___ (90 days Mayor 42 
unless otherwise specified) ке 
Compliance: Award 
Date г АҒАҒА yfe 7 
O.C. 12/84 x 





B.O.W.. Non-Fed. Note: Award will be made on this form 


NON-COLLUSION AFFIDAVIT 


[Are С Ad; 


The Bidder, by its officers and 








agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, 'say that neither they nor any of them have in any way, 
directly or tudirectly, entered into any arrangement or agreement vith any other 
bidder, or vith any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or bas given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement vith any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that vhich 
appears upon the face of the bid vill be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or avarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share vith any 


other person in any vay or manner, any of the proceeds of the contract sought by 
this Did. 






М XJ fy Сол. ere ET 


Ry \ У рш 


bees :08 Pow med uA s 





c) 
Lim бинар 





Subscribed and svorn to before me by (ый -Cac. D Ы SC i UM 
/ ——————— - 


^ CES VEU ES day of fr^) О ка г 










~ 
a б 
— 


49-2, 

Av z pe, 
ry Public 

sident of (be County, ІК 


Subscribed and sworn to before me by 
this | _ day of 











My Commission Expires: 
Notary Public 
Resident of . County, ІК 





Subscribed and sworn to before me by 
this Е day of 





My Commission Expires: 
Notary Public 
Resident of County, ІК 





Contract No. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 


Э 
жы PESOS ц 








Se MO OED УР, к Cu 


(position) (company) 





hereby certify: 

(1) That the Financial Statement of said company, dated the 22.0 
day of И Aas ; 196, now on file in the office of the Board of 

a MRE 2. НИТЕ З 

Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true and correct 
statement and accurately reflects the financial condition of said company as of 
the date hereof; 

(2) That I am familiar with the books of said company showing its financial 
condition and am authorized to make this certificate on its behalf. 


Dated: Жы” 2 РА Gas [А чый 


(signature) 





6) 


SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said (fille 


County and State, this 6 Th day of д. эе v ag , 4% ы 





Му commission expires: 





14. Minority/Female Hou oyment Re rements. 
The City's policy is to encourage a greater utilization of 
ninority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum.goal of 17% of the 
total. work hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 


Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) : 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. If a 
contract is awarded as a result of this bic, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this регсеп- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least 77% of the total 
hours worked on this project. 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


ls My Company and its subcontractors cannot neet 
_the 17% minimum hourly utilization figure for the 


following reasons: 
DEUS дыны ыы УВ ЛЕЖЕ 220. 22522. 
------ --- 


КОЕ ОЛЕГ a a IUD TR iiri a a АНУ ИЕЫ 
—————M— өы 


оС. 12/84 1.5; 7 
B.O.W. Non-Fed 


2. Мү Company has taken the following steps in an-attempt 
to comply with the 17% hourly utilization figure: 











(attach additional sheets if necessary) 


|. S мо Con ЕТ. AN 


Contr 






15. Required Prevailing Wage Schedule Payments - Pursuant 


to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works апа Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. gite Orientation. А site orientation (wtti/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of ЛӨ, 
commencing at ___ o'clock __.М. at the site of the project. 


Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. ire 


O.C. 12/84 ree 
B.O.W. Non-Fed 


D. 


Its 


Q.C. 12/8 
B.O.W. No 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have. % participation (em- 
ployees) % participation (costs) in this 
project. - | 


Specify the percentage о? minority/women ownership 
in the MBE/WBE firm %. (cross out inappli- 
cable provision) 


The undersigned commits _ 7 % of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 
1. Kevin Mots Сол тета. ALC 


2. CAStY. SIPck. Уге SS#vite 


The undersigned commits 2 $ of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


= Address Type of Work 
1. S 4 m [амд 56406 г? рак айы 

2 е E 

3 е 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. vs SEU MICE om 


2% My Company cannot meet the participation 
goals for the following reasons: 











2% We have taken the following steps іп ап 
attempt to comply with these participation 
goals: 








(attach additional sheets as necessary) 


Cont cor [A geo 9 (омез Contractor i 
By СО UNS Lo E ваша. AOD ык. э 


pees A АА Its 


4 І - 6 
n-Fed 


version 1: 5/1/85 





























ITEMIZED PROPOSAL contractor: //. d 
ri (PS Kw (мей? 
PROJ McKINNIE AVE. SIDEWALKS & CURBS RES. NO: 6065-86 
ITEM | ITEM | QUANTITY |UNIT|UNIT COST] AMOUNT 
NO. | | | | (5) | ($) 
1. |Concrete Removal | 3463 |SY | ТА оо | oc 
oe are те |- LT 
: ur emova 4 oo " z ос 
3 a С te Sidewalk | 29065 ck: | E | ME 
‘ oncrete Sidewa 82 20 
т” 
4 | с te (Dri ) | 422 Б; | А = | Е E 
š oncrete rives To Ge eo 
5 |8" C te (Alleys) | 394 |SY | m | пи 
5 oncrete eys 4 4799. i б. 5 
6 T te Curb T III | 4865 |LF Tai 28.45 
à oncrete Cur ype 8 3o go 
7. |6" Concrete Wingwalk with Ramps | 7260. |БЕ | 2 zo А Со 66 
| (Incl. 2" conduit) | Loe 16:65 — 
8. |Backfill to Adjust Walk | 376 |TON | е /9 јаја 3 со 
9.-. |Top Soil 718 |TON | a 2 «Фо oo 
шалы SM АИО РУ жылы, eer Nol 
10. |Seed, Mulch & Fertilizer 3366 |SY / /o 3 7102 о 
ll. | Casting to Grade 17. ЈЕА 40 25 rar ес 
26S 
12. |Catch Basin Type І-С (Set in Place 1 |ЕА Ба 
| ур ( / 500 20 / oo ео 
13. |Std. Inlet Casting (Set in Place) 8 |EA 57 e 24 Зо 46 
14. | Соттоп Excavation 1 |15 /ASO ec [3 so 59 
дада он АЛЕ P а АС De ари rE = 
15. |B-Borrow (Backfill Behind Curbs) 35 | TON qoe 2 fo oo 
16. |Asphalt Patching 4865 2% 2M је 
17. |Tree Removal 36" 1 
18. |Tree Removal 48" Ж 
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SHEET 1 OF 1 | 


Note: Contractor will be paid on measured quantities only at unit price bid 


CERTIFICATION OF BIDDER/VENDOR 


The undersigned, on behalf of RSK o LOS Na 
Ce RP , does hereby make the following representations 
to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Айса: 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 


support the policies of apartheid in South Africa. 


The undersigned states, on behalf of Al, р> 20 
Cov cvesTS_ , that АУ 25000200) co ДЕТТЕ - 


does not support or endorse the policy of apartheid in South Africa. 


IN WITNESS WHEREOF, this Certification has been signed 


this 60572 дау of 8 амолтту ird 7. 


Dis MON ли c4 2 (do ere, 
(Name of Bidder/Vendor) 


R . 
(Name and Title of Person Signing) 


[nee E ЖЕ P» ez) 
(Pe 55; "ERU. 


Bond No 


"Fidelity and Deposit Company 


HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


BID BOND 


KNOW ALL MEN BY THESE PRESENTS: 


rtc M duisi duc UE EL ақы Speedy ТИК , as Principal, (hereinafter called the "Principal"), and 
the FIDELITY AND Deposir COMPANY OF MARYLAND, of Baltimore, Maryland, a corporation duly organized 


under the laws of the State of Maryland, as Surety, (hereinafter called the “Ѕигеѓу”), are held and firmly bound 
unto..City of Fort Wayne, Fort Wayne, IN 


px ЛЕР. ахмет за alee ы dad ce Rl КИЕ 244726 as Obligee, (hereinafter called the "Obligee"), 


E qud eI ESSA ш ИД Cee ptis ИН Sn СЕ c Dollars (5. mana). 
for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, 


our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid for... Resolution #6065-86 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into 
a contract with the Obligee in accordance with the terms of such bid and give such bond or bonds as may be 


specified in the bidding or contract documents with good and sufficient surety for the faithful performance of 
such contract and for the prompt payment of labor and material furnished in the prosecution thereof, or in the 
event of the failure of the Principal to enter into such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said 


arty to perform 
l force and effect. 


bid and such larger amount for which the Obligee may in good faith contract with another p 
the work covered by said bid, then this obligation shall be null and void, otherwise to remain in ful 


Signed and sealed this 2th 


Witness 





FIDELITY AND DEPOSIT COMPANY OF MARYLAND 
Surety 





Attorney-In-Fa&ct Title 


С3254--150М, 
Approved by The American Institute of Architects, 
А.Т.А. Document Хо. A-310 February 1970 Edition. 


, Fidelity and Deposit Company 


HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


Performanee Bond 


KNOW ALL MEN BY THESE PRESENTS: 


Byte ears gS КИ Ка es Ses ee anne tenn teen ааа жыла саана шал iT leid сы ашы E EL EE BN CEN LE E E ДАА AT c РЈ LER , 


as Principal, hereinafter called Contractor, and FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corpora- 
tion of the State of Maryland, with its home office in the City of Baltimore, Maryland, 17. 5. A., as Surety, 
City of Fort Wayne, Fort Wayne, 


hereinafter called Surety, are held and firmly bound unto 


у у (Here insert the name and address or legal title of the Owner) 
as Obligee, hereinafter called Owner, 


in the amount of..One. hundred. sixty-six. thousand. five. hundred thirty-eight 
dollars and 25/100 


Dollars ($:166,538.,25 — --- ), for the payment whereof Contractor and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, Contractor has by written agreement dated б JanugnyelG 4.05 w^ 19. 87, 


Curbs 


~ Қ (Неге insert full name, title and address) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor 
shall promptly and faithfully perform said contract, then this obligation shall be null and void; otherwise 
it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner 
having performed Owner's obligations thereunder, the Surety may promptly remedy the default, or shall 
promptly 


(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and condi- 
tions, and upon determination by Surety of the lowest responsible bidder, or, if the Owner elects, upon 
determination by the Owner and Surety jointly of the lowest responsible bidder, arrange for a contract 
between such bidder and Owner, and make available as work progresses (even though there should be 
a default or a succession of defaults under the contract or contracts of completion arranged under this 
paragraph) sufficient funds to pay the cost of completion less the balance of the contract price; but not 
exceeding, including other costs and damages for which the Surety may be liable hereunder, the amount 
set forth in the first paragraph hereof. The term “balance of the contract price,” as used in this para- 
graph, shall mean the total amount payable by Owner to Contractor under the Contract and any 
amendments thereto, less the amount properly paid by Owner to Contractor. 


Any suit under this bond must be instituted before the expiration of two (2) years from the date on 
which final payment under the contract falls due. 


No right of action shall accrue on this bond to or for the use of any person or corporation other than 
the Owner named herein or the heirs, executors, administrators or successors of Owner. 


Signed and sealed this 







In the presence of: 





Title 





At pg ier a case 


C309f— 
Approved by The American Institute of Architects, А.1.А. Document 
No. A-311 February 1970 Edition. 


, 
















A STOCK COMPANY — ESTABLISHED 1890 
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HOME OFFICE OF MARYLAND BALTIMORE 





Labor and Material Payment Bond 


Note: This bond is issued simultaneously with Performance Bond in favor 
of the owner conditioned on the full and faithful performance of the contract. 


KNOW ALL MEN BY THESE PRESENTS: 
That HIPSKIND CONCRETE СОЕР., 5502 Mason. Drip Ft. Wayne, IN 







as Principal, hereinafter called Principal, and FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corpora- 
tion of the State of Maryland, with its home office in the City of Baltimore, Maryland, U. S. A., as Surety, 


hereinafter called Surety, are held and firmly bound unto... Clty of Fort Wayne, Fort Wayne 
Indiana 
(Here insert the name and address or legal title of the Owner) 
as Obligee, hereinafter called Owner, for the use апа benefit of claimants ав hereinbelow defined, 
in the amount of One hundred sixty-six thousand five hundred thirty-eight 


ооллага” and 25/1005 cate et SAI и неке 





z (Here insert а sum equal to at least one-half of the contract price) 
ЈЕ Dollars ($:166,538..25 BLU PRAES ), for the payment whereof Principal and Surety bind themselves, 
б their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 





WHEREAS, Principal has by written agreement dated.......January..16 T ЕЕ n 105-558 
entered into а contract with Owner for......Res...6065-86,..McKinnie Avenue. Sidewalks 





2 И (Here insert full name, title and address) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Principal shall promptly make pay- 
ment to all claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of 
the Contract, then this obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following 
conditions: 

1. A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, 
material, or both, used or reasonably required for use in the performance of the contract, labor and material being construed to 
include that part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the 
Contract. 

2. The above named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein 
defined, who has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such 
claimant's work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use 
of such claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution 
thereon. The Owner shall not be liable for the payment of any costs or expenses of any such suit. 

3. No suit or action shall be commenced hereunder by any claimant: 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any 
two of the following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did 
or performed the last of the work or labor, or furnished the last of the materials for which said claim is made, stating with 
substantial accuracy the amount claimed and the name of the party to whom the materials were furnished, or for whom the 
work or labor was done or performed. Such notice shall be served by mailing the same by registered mail or certified mail, 
postage prepaid, in an envelope addressed to the Principal, Owner or Surety, at any place where an office is regularly main- 
tained for the transaction of business, or served in any manner in which legal process may be served in the state in which the 
aforesaid project is located, save that such service need not be made by a public officer. 

(b) After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being 
understood, however, that if any limitation embodied in this bond is prohibited by any law controlling the construction hereof 
such limitation shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such law. 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state 
in which the project, or any part thereof, is situated, or in the United States District Court for the district in which the project, 
or any part thereof, is situated, and not elsewhere. 


4. The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith here- 
under, inclusive of the payment by Surety of mechanics' liens which may be filed of record against said improvement, whether or 
not claim for the amount of such lien be presented under and against this bond. 
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DATE (MM/DD/YY) 5 
| 1/16/57 B 
PRO | 7 ees 
МЕ | THIS CERTIFICATE 15 ISSUED AS А MATTER OF INFORMATION ONLY AND CONFERS 
Ward Insurance f NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS CERTIFICATE DOES NOT AMEND, 

PO BOX 10510 EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES BELOW. 


Ft. Wayne, IN 46852 | 











COMPANIES AFFCRDING COVERAGE 







COMPANY American 


LETTER 





| COMPANY. т, National Surety 
INSURED | LETTER 


















Hipskind Concrete Corp. COMPANY Fi ' 
man's Fund 
5502 Mason Dr. ee с Tus p À 
Ft. Wayne, IN 46809 COMPANY ту 2: 
(ЕТТЕҢ 
E. | CENA Е | 
и COVERAGE SR ниг эш i UEM ee d eR au V MC SPESE MR E Est 


THIS IS TO CERTIFY THAT POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD INDICATED. 
NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS CERTIFICATE MAY 
BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN iS SUBJECT TO ALL THE TERMS, EXCLUSIONS, AND CONDI- 2: 
TIONS OF SUCH POLICIES. LT 


А x 
755 POLICY EFEEGTIVE paket FAT LIABILITY LIMITS IN THOUSANDS %% 
a TYPE OF INSURANCE POLICY NUMBER DATE (MM/DOIYY) te ТҮР — = 
% | семей | __[оссоййемсе | AsarecaTe | 





re 







BODILY 


12/28/86 12/28/87 |" 1$ $ : 
ше, 7,77 
ОАМАСЕ 5 


$1000 % 1000 Б 
b 


* 


MXX80109039 
PREMISES/OPERATIONS 
UNDERGROUND 

EXPLOSION & COLLAPSE HAZARD 
PRODUCTS/COMPLETED OPERATIONS 


CONTRACTUAL 
INDEPENDENT CONTRACTORS 
BROAD FORM PROPERTY DAMAGE 
PERSONAL INJURY 

















PERSONAL INJURY 


BODILY 
INJURY 
(PER ACCIDENT) ЕЖ 
PROPERTY $ 
BI & PD 
COMBINED $ 1 0 0 0 : : 
MIC | Х UMBRELLA FORM 


$ 1000 $ 100 
| — | OTHER THAN UMBRELLA FORM 


3 WORKERS' COMPENSATION WC80093258 4/2/86 4/2/87 ОО T$ 100 (ACH ACCIDENT) 
















MXX80109039 12/28/87 






12/28/86 






ALL OWNED AUTOS (PRIV. PASS.) 
OTHER THAN 
[|__| ALL owneo AUTOS (ЫЫ 
















EXCESS LIABILITY 





XLB1720183 12/28/86 12/28/87 















Mie vs 


$ 500 (DISEASE-POLICY LIMIT) 
-- |$ 100 (OISEASE-EACH EMPLOYEE) 


DESCRIPTION ОҒ OPERATIONS/LOCATIONS/VEHICLES/SPECIAL ITEMS 









“CERTIFICATE HOLDER cura ^ CANCELLATION 
City of Fort Wayne 





SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE THE EX- 
. PIRATION DATE THEREOF, THE ISSUING COMPANY WILL ENDEAVOR ТО 
Attn: Baron Biedenweg Wax ТО. DAYS WITTEN ӨЛСЕ ТО THE CENTIICATE HOLDER NAMED TO THE 
Board of Public Works & Safe LEFT, BUT FAILURE TO MAIL SUCH NOTICE SHALL IMPOSE NO OBLIGATION OR LIABILITY 
OF ANY KIND UPON THE COMPANY, ITS AGENTS OR REPRESENTATIVES. || 


City/County. Building AUTHO EPRESENTATIVE] / Ж”, F 
Ft. Wayne, IN 46802 wr I. fe pe 


SON ACORD:25 (8/84). © 1IR/ACORD CORPORATION 1984 
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TED 
У > Admn. Anor. 


TITLE OF ORDINANCE . Contract for Improvement Resolution for walks & curbs, #6065-86, 


—86-Boend tssue;—Phase tt, Mek. 
DEPARTMENT REQUESTING ORDINANCE Beard of Public Works & аге Jf oda jp 


SYNOPSIS OF ORDINANCE The Contract for Resolution 6065-86, '86 Bond Issue, Phase II, 





is for the construction for the following: 

Phase A: New Sidewalks & curbs on McKinnie Avenue from Avondale Drive East to 

Smith Street (Both Sides) Phase B: New Curb on McKinnie Avenue from the alley 
west Of Robinwood East to Holton Avenue (North Side Only). Phase C: New Walk 

on McKinnie Avenie from Anthony Blvd. East to the West property line of 


McMillan Park (North Side Only). Hipskind Concrete is the Contractor. 


EFFECT OF PASSAGE Improvement conditions at above location by installation of walks 
& curbs 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $166,538.25 


ASSIGNED TO COMMITTEE 





BILL NO. 5-87-01-28 


REPORT OF THE COMMITTEE ОМ PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
Га CEDE DRM a NN 2 22..% 


REFERRED AN (ORDINANCE) (RASSKGRESN). approving the Contract 


for Improvement Resolution #6065-86, Walks 6 Curbs, 1986 Bond Issue, 


Phafgse ІІ, McKinnie Avenue, between Hipskind Concrete Corporation 
.and the City of Fort Wayne, Indiana, in connection with the Board of _ 
eU UM UE Ol аа Жаста И 


онаа зе um a n e MEE НИ А а А Кол ge 
чы NP Oe О ee eee ттт е некен тынысын О шш ы “ы ш ОНР" у 


HAVE HAD SAID (ORDINANCE) (RESOESSTORSX UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(кича кон 





I 


YES 





еу SAMUEL J. TALARICO 
CHAIRMAN 


JANET G. BRADBURY 
VICE CHAIRPERSON 


PAUL M. BURNS 


ЈАМЕ5-5. SPIER 





РА 


ас Ө ee. CHARLES B. REDD 
се OS | RS TORT eee Oe Bee 


CONCURRED IN сд 6 2 SANDRA Е. KENNEDY 
Қы Gey gn ај ове = = CITY CLERK 


